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DPD-1199-60 
16 February I960 


MEMORANDUM FOR: Comptroller, DPD 

SUBJECT : Contract No. NY-B-5111D 

Baird-Atomic, Inc, 

Contract Completion and Final Payment 


1 # Contract No. NY-B-5111D covered the Navy’s requiremend 
for construction and installation of Airborne Infrared Search 
Equipment. 


2. With regard to close out and final payment of the 
Contract, copies of the following documents are attached, unless 
other disposition has been made as indicated: 
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a. Completion Voucher (retained by Finance) 

b. Final Statement of Cost 

c. Final Statement of Inventory 

d. . Government-Furnished Property Statement 

e. Contractor's Statement of Refunds, Rebates and Credits 

f. Contractor’s Release 

g. Check No. 23335 in amount of $141*00 covering purchase 
of Residual Inventory (Retained by Finance) 

h. Auditor’s Advisory Report to confirm Authenticity of 
CPFF Overhead Rates, #586, DFD-0555-60 

i. Auditor's Final Audit Report of Contract Costs, #474, 

DFD^409-^^ 

j. statement of Satisfactory Completion of 
the Contract and concurrence in the Patents and Royalties 
Statement of Baird; Government-Furnished Property Statement 
and. Concurrence in Disposition of Residual Inventory. 


3. It Is requested that final payment be made and this office 
notified of the final amount paid and the unexpended amount liqui- 
dated from your records. 
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